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UNCLAS NEW DELHI 1 1437 

USIAC 

INA EOR NALLE AND lOA FROM GILDNER 
E.O. 11652: N/A 

SUBJECT: USIS CALCUTTA BUILDING PROJECT 
REE: NEW DELHI 11321 

1. FOLLOWING DISCUSSIONS IN MAY WITH BORK IN 10 A/S AND INA, 

WE HAVE EXHAUSTIVELY REVIEWED BUILDING PLANS WITH ALL 
CONCERNED IN USIS AND 

CONGEN CALCUTTA AND EMBASSY DELHI. 

2. UNANIMOUS CONCLUSION IS THAT PRESENT BUILDING DESIGN BEING 
DEVELOPED BY CHATTERJEE AND POLK DOES NORPT. NOT PROVIDE THE 
KIND OE FLEXIBLE PROGRAMMING SPACE REQUIRED FOR CURRENT AND 
PROJECTED USIS PROGRAM NEEDS AND TECHNIQUES. FOR EXAMPLE, THE 
SOLE MULTIPURPOSE ROOM AS PLANNED IS ONLY 18 BY 36 FEET WHICH IS 
CLEARLY INADEQUATE. THE ONLY OTHER PROGRAM AREA IS THE LONG NARROW 
AUDITORIUM WITH FIXED CHAIRS AND SLOPING FLOOR THAT PROVIDES NO 
FLEXIBILITY AT ALL. EVEN THE SEATING CAPACITY FOR THAT SPACE IS 

TOO SMALL. 

3. THE OEFICES ARE STACKED IN A THREE-STOREY TOWER CONSISTING 

OF 40 PERCENT SERVICE AREA FOR STAIRWELLS, ELEVATORS, AIR SYSTEMS 
AND HALLWAYS. THEREEORE THE REMAINING OFFICE SPACE IS INEFEICIENT. 

THE LIBRARY SPACE IS ALSO SMALLER, LESS ELEXIBLE, HARDER TO 
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SUPERVISE THAN PRESENT USIS QUARTERS. THE BUILDING GENERALLY 
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WOULD BE STAFF INTENSIVE AND THAT BODES ILL EOR THE FUTURE. 

PARKING IS INEFEICIENTLY DESIGNED. 

4. A CLOSE STUDY OF THE FILES ON THE HISTORY OF THIS PROJECT AND 
DISCUSSIONS WITH THOSE WHO WERE HERE EARLIER, INDICATES THAT FROM 
THE OUTSET THE POST WAS CONFRONTED WITH A EUNDAMENTALLY POOR AND 
OUT-OE-DATE DESIGN CONCEPT THAT IT WAS TOLD COULD NOT BE 
ALTERED. (THERE WERE ALSO SERIOUS QUEXTIONS RAISED ABOUT THE 
ARCHITECTURAL FIRM WHICH IS THE SAME RESPONSIBLE FOR THE PROBLEMATIC 
USIS DELHI BUILDING.) IN SPITE OE MANY PROTESTS OVER THE YEARS 

ON THE OVERALL DESIGN (SEE ALBERT HEMSING'S LETTER OF OCTOBER 
23, 1973 AS ONLY ONE EXAMPLE), THE POST COULD NOT GET BEYOND 
CONTINUAL DEBATES ON RELATIVELY MINOR ISSUES AND DETAILS SUCH AS 
THE LOCATION OF VARIOUS 

ROOMS AND THE AIRCONDITIONING, THE FENESTRATION EOR THE LIBRARY, 
PARKING SPACE, ETC. 

5. WE HAVE EXPLORED THE POSSIBILITY AGAIN OF SHIFTING SPACES, BUT 
NOTHING SATISEACTORY IN THIS LINE CAN GIVE US WHAT WE NEED AND 
DOES NOT DEAL WITH THE OTHER PROBLEMS, ESPECIALLY THE INEFFICIENT 
AND AWKWARD USE OE SPACE GENERALLY. 

6. WE ARE CONVINCED THAT IT IS QUITE POSSIBLE TO DESIGN A 
CONSIDERABLY CHEAPER, EEFICIENT, ATTRACTIVE AND USEEUL BUILDING, 

THAT WOULD BE A MUCH BETTER INVESTMENT FOR THE USG AND USEEUL 
FOR USIS. 

7. WHILE WE REALIZE THAT THE PLANS ARE 60 PERCENT COMPLETE, 

AND THAT MONEY, TIME AND EFFORT HAVE BEEN EXPENDED, WE RECOMMEND 
THAT FURTHER WORK ON THIS PROJECT AS PRESENTLY CONCEIVED 
BE STOPPED, BECAUSE IT IS NOT IN THE BEST INTERESTS OE THE 
U.S. 

8. PENDING RESOLUTION OE FUTURE US SPACE REQUIREMENTS IN CALCUTTA, 
USIS CAN REMAIN IN ITS PRESENT LOCATION WHERE WE HOLD A NEW FIVE- 
YEAR LEASE WITH AN OPTION TO RENEW. WITH SOME NECESSARY RENOVATIONS 
THAT HAVE NOT BEEN UNDERTAKEN BECAUSE OE THE PROSPECT THAT USIS 
WOULD MOVE, IT WILL MEET OUR NEEDS MORE EFEECTIVELY THAN THE 
PROJECTED BUILDING. 
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9. THE EMBASSY HAS MADE PARALLEL RECOMMENDATIONS IN REETEL WHICH 
ALSO WERE DISCUSSED WITH THE LOCAL FBO OFEICE AND VISITING 

FBO ARCHITECT MORI.GILDNER 
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